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BILL NO. 


S-82-09- 


// 


SPECIAL ORDINANCE NO. 




AN ORDINANCE approving Improvement 
Resolution No. 5934-82, Oxford 
Neighborhood, Phase VII, with John 
Dehner, Inc., in connection with 
the Board of Public Works. 


BE IT ORDAINED BY THE COIIMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That a certain Contract dated August 25, 
19 82, between the City of Fort W^ayne, Indiana, by and through 
its Mayor and the Board of Public Works and John Dehner, Inc., 
for: 


the construction of curbs and sidewalks where 
necessary on: Holton Avenue, both sides from 
Oxford on north to Rudisill on south; 
Robinwood Drive, both sides from Grier on 
north to Rudisill on south; Bowser Avenue, 
both sides from Oxford on north to Rudisill 
on south; Oliver Street, both sides from 
Oxford on north to Rudisill on south; Smith 
Street, both sides from Oxford on north 
to Rudisill on south; Gaywood Drive, both 
sides from Oxford on north to Rudisill on 
south; South Park Drive, both sides from 
Oxford on north to Rudisill on south; Weisser 
Park, both sides from Oxford on north to 
Rudisill on south; Hanna Street, both sides 
from Oxford on north to Rudisill on south; 
and Hamilton Avenue, both sides from Hanna 
east to Oliver; 


under Board of Public Works Improvement Resolution No. 5934-82, 
involving a total cost of One Hundred Seven Thousand Four Hundred. 
Thirty-Nine and 75/100 Dollars ($107,439.75), all as more partic¬ 
ularly set forth in said Resolution and Contract, which is on 
file in the Office of the Board of Public Works and is by refer¬ 
ence incorporated herein, made a part hereof and is hereby in 
all things ratified, confirmed and approved. Two copies of said 
Contract are on file in the Office of the City Clerk and made 
available for public inspection, according to law. 


SECTION 2. That this Ordinance shall be in full force 
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Page Two 


and effect from and after its passage and any and all necessary 
approval by the Mayor. 

__ 

y CounciImember 

APPROVED AS TO FORM 








Read the fi 
seconded by 


by title and referred to the Committee 


'■^time in full and on motion by _ 

and duJ^y-^dc^ted, read tpA second time 




_. the City 

Plan Commission for recommendation) and Public Hearing to be hej^after 
due legal notice, at the Council:-Chambe7rs7—C-i%y=€ountty-^u4.-id±li§^ Fort Wayne, 
Indiana, on___, the_ day of 


19 


- / 




o'clock_.M. ,E.S.T. 


CHARLES 'W. r-rmv 


Read the thi^i 
seconded by 
passage. PASSED^ 


CITY CLERK 


ful^^nd on motion by_ 


(iieSTl by the following vote: 


and duly adopted, placed on its 


TOTAL VOTES 

BRADBURY 

BURNS 

EISBART 

GiaQUINTA 

SCHMIDT 

SCHOMBURG 

SCRUGGS 

STIER 

TALARICO 


DATE: 


AYES NAYS 





ABSTAINED ABSENT TO-WIT: 



Passed and adopted by the Common Council of the City of Fort Wayne, 
Indiana, as (Z^ TING MAg ^-f«ENEHA&9-e^dmEXATTOUT— (SPECIAL) 


ORDINANCE t l t ESOLUTI - Q N^ NO 

on the _day of_ 


(SEAL) 


fJT (SPECIAL) 


PRESIDING OFFICER 


CHARLES W. WESTERI4AN - CITY CLERK PRESIDING OFFICER 

Presented by me to the Mayor the City of Fort Wayne, Indiana, 

the__^day of_- 

o'clock 


// 


layor the City of Fort Wa] 
’■ , 'Ll 


at the hour of 


_.M.,E.S.T. 


Approved and signed by me this 
19^^, at the hour of_ -\0 

_o'clock 


CHARLES W. I'JESTERMAN - CITY CLERK 

_day of_ OcAoW 21 




w^ MOsZs 


, JR. - t-lAYOl 















































































S-82-09-14 


BILL NO,. 


REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

WE, YOUR COMMITTEE ON \^orks _REFERRED AN 

ORDINANCE_ approving Improvement Resolution No. 59 34-82, 

Oxford Neighborhood, Phase VII, with John Dehner, Inc., in 

connection with the Board of Public Works 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 
BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE PASS. 



DATE 



























■r . 


LllY PAiU " ' 

SUBJECT TO COUNCILMANIC APPROVAL 
PRELIMINARY MEETING 
RATIFICATION ■ . 


CONTRACT 


QWytfi made and entered into this-day of- 

by and betwee n - JOHN DEHNE R, I NC. ——- - . 

--- P.O. Box 11346, Ft. Wayne, Indiana 46857 - 


hereinafter called "Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called "City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning- Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 
Improvement Resolution No. 5934-82 • - ' - - 

by constructing curb and sidewalk w he re needed on: (1) Holton Ave., both si des 
f^rom^xford on north to Rudisill on south; J2) Robinwood' Ur., both sides from Grier on 
north to Rudisill on south; (3) Bowser Ave., both sides from Oxford on north to Rudisill 
o n south ; (4) 01 iver - ST., butli side s —from OxForc F- o n no r th to- Rudisill o ir- so tt th; ( 5) Smith S 
both sides from Oxford on north to Rudisill on south; (6) Gaywood Dr., both sides from Oxfo 
on narth-tn Riiri.is-i.l 1 .nn sn iLth.L..( 7 ). S. Par k Dr., both sides from Oxford on north tn Rudisill 
on south; (8) Weisser Pk., both sides from Oxford on north to Rudisill on south; (9) Hanna I 
both sides from Oxford on north to Rudisill on south; (10) Hamilton Ave., both sides from 

Kanna east to Oliver. Also known as Oxt-UKU NLIGHHUKHUJU,' "PHASL Vll."— -. 

(Spot Repair) . 

by grading and paving the roadway to a width of _XXXXXXXXXXXXX^ XKX ^]|fcXXXXXXXXXXXXXXXXXXXXXX XXXXXXX 

xxxxxxfefax^xxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxxx xxxxxxx 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a . 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Improve- 
■' ' attached hereto and by reference made a part hereof, 

ment Resolution No. ^93 4-82 . 

At the following prices: 


Concrete Removal 

Two dollars and twenty-five cents 
per square yard 

2.25 

Curb Removal ' 

Two dollars and no cents per 
lineal foot 

2.00 

4" Concrete Sidewalk 

One dollar and thirty cents per 
square foot 

1.30 

Wingwalk (Concrete) _ . 

One dollar and sixty cents per 
square foot 

1.60 

Curbface Walk (Concrete) 

Two dollars and forty-five cents 
per square foot 

2.45 

Structure Concrete 
(For Steps) 

Three hundred dollars and no cents 
per cubic yard 

300.00 

6" Concrete Drive 

Fourteen dollars and fifty cents 
per square yard 

14.50 

Concrete Curb Type III 

Six dollars and fifty cents per 
lineal foot 

6.50 

Tree Removal 12" 

One hundred and thirty-eight dollars 
and no cents per each 

138.00 

Tree Removal 18" 

One hundred and sixty dollars and 
no cents per each 

160.00 

Tree Removal 24" 

One hundred and eighty-five dollars 
. and no cents per each 

185.00 


rnnt i niipH 






















The Contractor hereby expressly agrees to perform all the work in the prosecution of the abofe 
described improvement according to the terms and condition's of Improvement Resolution No..— 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications arc made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). i 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 

Oct. 31 io 82 


and in all respects completed on or before— 


, 19...—- and the Contractor agrees to pay and 


give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

-, 19-until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 

It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie . 

- evidence of the performance of any provisions of such contract except to the extent of entitling said . 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any '’f- 
sense be considered an acceptance of any part ol said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper " 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. "That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in'’ 
the execution of this contract or any matter connected therewith or related thereto and to,,pay any 
judgment with costs which may be obtained against said City,growing out of any such inju^'or damage. --- 
To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 7 
successors and assigns. 


IN WITJ^^^^WHEREOF, we the foregoing named parties hereunto set our hands this— 


day of— 




ATTEST: _ J OHj^PEHNER, INC. ^ 

I __ 

-torporate Secretary 




Contractor, Party of the First Part. 







.£1 




Secretary and Clerk 


associate city ATTORNEVi 




















. Lontract Tor 


Improvement'Resolution No. 5934- 
Continued 

■82 


Tree Removal 30" 

Two hundred dollars and no cents 
per each 

200.00 

Tree Removal 36" 

Two hundred and fifteen dollars 
and no cents per each 

215.00 

Tree Removal 42" 

Two hundred and fifteen dollars 
and no cents per each 

215.00 

Tree Removal 48" 

Two hundred and fifteen dollars 
and no cents per each' 

215.00 

Furnish and Plant New 2" Tree 

One hundred and twenty dollars 
and no cents per each 

120.00 

Topsoil 

Eight dollars and no cents per ton 

8.00 

Backfill Material (For Backfill 
Behind Curb) 

Four dollars and no cents per ton 

4^00 

Seeding, Mulch, Fine Grading 
and Fertilizer 

No dollars and forty cents per 
square yard 

0.40 

Remove and Replace C.B. Type 

I-C (New Casting & Cast Iron 
Trap) 

Thirteen hundred dollars and no cents 
per each 

1 ,300.00 

Casting Type C 

Two hundred and fifty dollars and 
no cents per each 

250.00 

Adjusting Casting to Grade 

Fifty dollars and no cents per each 

50.00 

Asphalt Patching 

Two dollars and seventy-five cents 
per lineal foot 

2.75 

Total 

One hundred and seven thousand, four 
hundred and thirty-nine dollars and 
seventy-five cents 

$107,439.75 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana that he has complied with Sections 5, 68, 69 of the Workmen's 
Compensation Act, approved March 14, 1929, in accordance with Section 14 of the 
Compensation Act, (Acts 1929, page 545, being I.C. 22-3-2-1 et. seq.). 

A copy of General Ordinance No. G-34-78 (as amended) concerning discriminating 
in employment under municipal contracts is attached and incorporated herein by 
reference. 



performance and guarantee bond. 


f; 


KNOW ALL MEN BY THESE PRESENTS, that we .lOHN HEHNER. 
as Principal, and the Z/n/rf/S c5^TgS~ yo^ 

____, a corporation organized under the laws of the 

State of 7-fA,^v/ _/ snd duly authorized to transact business in the 

State of Indiana, as Sur-ety, are held firmly bound unto the City of Fort Wayne, 
Indiana, an Indiana Municipal Corporation in the sum of ONE HUNDRED AND SEVEN 

THOUSAND, FOUR HUNDRED AND THIRTY-NINE DOLLARS AND SEVENTY-FIVE CENTS - 

($ 107,439.75- -), for the payment whereof well and truly to be made, 

the Principal and Surety bind themselves, their heirs, executors, administrators, 
successors and assigns, jointly and severally, firmly by these presents. The 
condition of the above obligation is such that 


WHEREAS, the Principal did on the _ day of AUG 1982 , 19 

enter into a contract with the City, of Fort Wayne to construct 


Improvement Resolution No. 5934-82 
curb and sidewalk where needed on: 

(1) Holton Ave. - both sides from Oxford on north to Rudisill on south; 

(2) Robinwood Dr. - both sides from Grier on north to Rudisill on south; 

(3) Bowser Ave. - both sides from Oxford on north to Rudisill on south; 

(4) Oliver St. - both sides from Oxford on north to Rudisill on south; 

(5) Smith St. - both sides from Oxfolrd on north to Rudisill on south; 

(6) Gaywood Dr. - both sides from Oxford on north to Rudisill on south; 

(7) S. Park Dr. - both sides from Oxford on north to Rudisill on south; 

(8) Weisser Pk. - both sides from Oxford on north to Rudisill on south; 

(9) Hanna St. - both sides from Oxford on north to Rudisill on south; 

(10) Hamilton Ave. - both sides from Hanna east to Oliver. (Spot Repair) 
Also known as OXFORD NEIGHBORHOOD, PHASE VII. 


at a cost of $ 107,439.75- -, according to certain plans and specifications 

prepared by or approved by the City. 

WHEREAS, the grant of authority by City to so construct such improvement 
provides: 

That said improvement shall be completed according to said plans and 
specifications, and contractor shall warrant and guarantee all work, mater¬ 
ial, and conditions of the improvement for a period of three (3) years from 
the date of final acceptance in writing by the Owner; 

There shall be filed with the City, within thirty (30) days after comple¬ 
tion, a Completion Affidavit; 

Said Principal is required to agree to make such adjustments, modifica¬ 
tions, and repairs as required by the City within thirty (30) "days after 
notice. 


3 . 
















\VhEREAS, said Surety, for value received, hereby stipulates and agrees that 
no change, extension of time, alteration, or addition to the terms of the con¬ 


tract or to the work to be performed thereunder, or the specifications accom¬ 
panying the same, shall in any way affect its obligation on this bond, and it 
does hereby waive notice of any such change, extension of time, alteration or 
addition to the terms of the contract, or to the work or to the specifications. 

NOW THEREFORE, if the principal shall faithfully perform all of the terms and 
conditions required of it by the contract and shall for three (3) years after 
acceptance of said improvement by City warrant and guarantee said improvement 
and shall indemnify the City for all loss that City may sustain by reason ;of/the 
Principal's failure to comply with any of the terms of the authorizatidn, then 
this obligation shall be void, otherwise it shall remain in full force/and effect. 


JOHN DEHNER, INC. 




ATTEST: 



S7/}T^ 

Surety 




attorney must be attached 


ATTAnu D/nv»irD r^c 










.■"---•■:- :-^v: 

PAYMENT BOND 

KNOW ALL MEN BY THESE PRESENTS; that 

--jO^I^ DEHNER, INC. —- 

(Name of Contractor) - ■. 

- Box T134 6, Fort Wayne, Indiana 46857 ■ 

(Address) 


(Corporation, Partnership or Individual) 

r-<r a / ?~v 


hereinafter called Principal, 


(Name of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 
called Surety, are held and firmly bound unto the City of Fort Wayne, an 



for the payment whereof well and truly to be made, the Principal and the 

Surety bind themselves, their heirs, executors, administrators, successors and 
assigns, jointly and severally, firmly by these presents. 


THE CONDITION OF THIS OBLIGATION is such that whereas, the Principal 
entered into a_ certain contract with the Owner, dated the day of 

_ AUG3^j6 1982 _, T 9 , for the construction of: 


Improvement Resolution No. 5934-82 
Curb and sidewalk where needed on: 


( 2 ) 

(3) 

(4) 

(5) 

( 6 ) 

(7) 

(8) 

(9) 

( 10 ) 
Also 


Holton Ave - both sides from Oxford on north to Rudisill on south’ 
Robinwood Dr. - both sides from Grier on north to Rudisill on south- 
Onvel^ sides from Oxford on north to Rudisill on south^ 

Oliver St. - both sides from Oxford on north to Rudisill on south; 

from-Oxford on north to Rudisill on south; 

Wa?k Dr’ " tnli Rudisill on south; 

b. Park Dr. - both sides from Oxford on north to Rudisill on south- 

Weisser Pk. - both sides from Oxford on north to Rudisill on south* 

Hanna St. - both sides from Oxford on north to Rudisill on sou?h 
Hamilton Ave. - both sides from Hanna east to Oliver (Spot Reoairl 
known as OXFORD NEIGHBORHOOD, PHASE VII. Ii)Pot Repair;. 


at„„a.cpst of ONE HUNDRED AND SEVEN THOUSAND, FOUR HUNDRED 
DOLLARS AND SEVENTY-FI VE CLNIS t:: 


AND THIRTY-NTNF 


($ 107,439.75 - ), all according to Fort Wayne Street Engineering 

Department plans and specifications. 


WHEREAS, said Surety, for value received, hereby stipulates and agrees that 
no change, extension of time, alteration, or addition to the terms of the con¬ 
tract or to the work to be performed thereunder, or the specifications accom¬ 
panying the same, shall in any way affect its obligation on this bond, and it 
does hereby waive notice of any such change, extension of time, alteration or 
addition to the terms of the contract, or* to the work or to the specifications, 
and 

WHEREAS, no final settlement between the Owner and the Contractor shall 
abridge the right of any beneficiary hereunder, whose claim may be unsatisfied. 

























Payment Bond Page 2 


NOW, THEREFORE, if the Principal shall promptly make payment to all persons, 
firms, subcontractors, and corporations furnishing materials for or performing 
labor in the prosecution of the work provided for in such contract, and any 
authorized extension or modification thereof, including all amounts due for 
materials, lubricants, oil, gasoline, coal and coke, repairs on machinery, equip¬ 
ment and tools, consumed or used in connection with the construction of such 
work, and all insurance premiums on said work, and for all labor, performed in 
such work whether by subconstructor or otherwise, then this obligation shall be 
void; otherwise to remain in full force and effect. 


IN WITNESS WHEREOF, this instrument is executed in 

(number) 

parts, each one of which shall' be deemed an original, this 

-A.UG;b;^ 1982 _' 

(SEAL) 


counter- 
^ day of 


.^Principal) Secretary 



(Address) 


Witness as to Principal 


(Address) 



//a )// .fA 

Attorney-in-Fact / 

(Authorized Agent) 


(Address) 


(Address) 


NOTE: Date of Bond must not be prior to date of Contract. 

If Contractor is Partnership, all partners should execute bond. 


ATTACH POWER OF ATTORNEY 






















CERTIFIED COPY 


GENERAL POWER OF ATTORNEY 

No..91274 

Know all Men by these Presents: 

That UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 
State of Maryland, and having its principal office at the City of Baltimore, in the State of Maryland, does hereby constitute and appoint 

Arthur C. Frericks, Donald T, Belbutowski, Gerald A. Dahle and 
Leonard Shirley 

oftheGtyof Fort Wayne , State of Indiana 

its true and lawful attorney Sin and for the State of Indiana 


for the following purposes, to wit: 

To sign its name as surety to, and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDELITY AND GUARANTY 
COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY, through us, its Board of Directors, hereby ratifies and confirms all and whatsoever 

anyone of the said Arthur C. Frericks and the said Donald T. 
Belbutowski and the said Gerald A. Dahle and the said Leonard Shirley 


may lawfully do in the premises by virtue of these presents. 

In mtness Whereof, the said UNITED STATES HDEUTY AND GUARANTY COMPANY has caused this instrument to be 
scaled with its corporate seal, duly attested by the signatures of its Vice-President and Assistant Secretary, this 5bh day of 

December ,A.D. 19 80 ^ 

UNITED STATES FIDELITY AND GUARANTY COMPANY. 

(Signed) Br . .?.\....... .y... .( 

, Vice-President. 


(SEAL) 


(Signed) 

.Jame§. T^,. Beresheim 

STATE OF MARYLAND, 

1 ss- 


Assistant ^^cretary. 

BALTIMORE CITY, 

f 



On this 5th 


day of December 

, A. D. 19 8 0 before me personaUy came 


James D. Rector , Vice-President of the UNITED STATES FIDELITY AND GUARANTY 


COMPANY and James T. Beresheim , Assistant Secretary of said Company, with both of 

whom I am personally acquainted, who being by me severally duly sworn, said that they, the said James D. RectOr 
and James T. Beresheim were respectively the Vice-President and the Assistant Secretary of the said UNITED 
STATES FIDELITY AND GUARANTY COMPANY, the corporation described in and which executed the foregoing Power of Attorney; 
that they each knew the seal of said corporation; that the seal affixed to said Power of Attorney was such corporate .seal, that it was 
so fixed by order of the Board of Directors of said corporation, and that they signed their names thereto by like order as Vice-President 
and Assistant Secretary, respectively, of the Company. 

My commission expires the first day in July, A. D. 19..Qfi... 

(SEAL) (Signed) . 

Notary Public. 

STATE OF MARYLAND 
BALTIMORE QTY, 

William Allen • Clerk of the Superior Court of Baltimore Gty, which Court is a 

Court of Record, and has a seal, do hereby certify that Margaret M. Hurst , Esquire, before 

whom the aimexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
State of Maryland, in and for the City of Baltimore, duly commissioned and sworn and authorized by law to administer oaths and take 
acknowledgments, or proof of deeds to be recorded therein. I further certify that I am acquainted with the handwriting of the said 
Notary, and verily believe the signature to be his genuine signature. 

In Testimony Whereof, I hereto set my hand and affix the seal of the Superior Court of Baltimore Gty, the same being a Court 
of Record, this 5th day of December , A. D. 19 80 

(SEAL) (Signed) ...¥.1.11 iam .Allen. 

Clerk of the Superior Court of Baltimore City. 
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COPY OF RESOLUTION 


*’?' effectual transaction of business that this Company appoint agents and attorneys with power 
and authority to act for tt and ^ ru ^me m States other than Maryland, and in the Territories of the United States and in the Province, 
of the Dominion of Canada and nr .the Colony of Newfoundland. provinces 

Tl^refore, be it Res^eeai that this Company do, and it hereby does, authorize and empower its President or either of its Vice- 
Presidents in conjuncUon with its Secretary or one of its Assistant Secretaries, under its corporate seal, to appoint any person or persons 
as attorney or attomeys.n.fact. ^ agent or agenU of said Company, in its name and as its act. to execute Zd deliver^y and aircom 
tracts guaranteeing the fidelity oaf persons holding positions of public or private trust, guaranteeing the performances of contracts other 
S kwTowed, guaranteeing bonds and undertakings, required or permitted in aU actions or proceedings, or 


Also, in its n 




. . . ® “«°niey -or attomeys-in-fact, or agent or agents to execute and guarantee the conditions of any and all 

bonds, recognizances, obhgations, supulations, undertakings or anything in the nature of either of the same which are or may bv law 
municipal or othei^ or by a^ Statute of the United Sutes or of any State or Teiritory of the United Stat;, or of the ProvinL of the 

LXTraalSon offi' r-^T “l «g“laUons. orders, customs, practice or discretion of any bird. 

dy, crganizati^, o&ce or oEc=r, lo^l, municipal or otherwise, be allowed, required or permitted to be executed, made taken given 
rnSrili^t^T^ t ” protection of. by or for any person or persons, corporation, body, office, i'nterest! 

mimicii«bty or other as^iauom mr organizaUon whaUoever. m any and all capacities whaUoever, conditioned for the doing or not doing 

j. Richard Calder a • c 

rrtARANTV rnwPAMV 4 i • -r ^ a a ’ Assistant Secretary of the UNITED STATES FIDELITY AND 

by said Company to C. Frericks , Donald T. Belbutowski, Gerald A. Dahl, 

and Leonard Shirley 


of Fort Wayne, xndiana , authorizing and empowering them 

forth, which power of attorney has never been revoked and is still in full force and effect. 


1 I ' ' . 

\V.« SU'.vV,/' 

o sign' bonds as therein set 


n A further —at said Power of Attorney was given in pursuance of a resolution adopted at a regular meeting of the 

?uTv IQin T'Th “i Cotnnany. duly caUed and held at the office of the Company in the City of Baltimore, on the 11th day-of 
July 1910. at which meeting a ^omm of the Board of Directors was present, and that the foregoing is a true and correct c 
resolution, and the whole thereof recorded in the minutes of said meeting. 

In Testimony Whereof, 1 have hereunto s 
COMPANY on ' //j, 

' ^ (Date) 


t copy of said 

t my hand and the seal of the UNITED STATES FIDELITY AND GUARANTY 





TITvE of ordinance R esolutio n 5934-82, Oxford Neighborhood, 
department requesting ordinance Board of Public Works 


rnase vii 




SYNOPSIS OF ORDINANCE Construction of curbs and sidewalks where needed on: 

H olton Ave., both sid es from Oxford on north to Rudisill on south; Robinwood Dr., both 

^ ides from Grier on no rth to Rudisill on south; Bowser Ave, both sides from O xford on 

jio jth^to Rudi sill on south; Oliver St., both sides from Oxford on north to Rudisill 

_o n ssMt; Smith St. bot h sides from Oxford on north to Rudisill on south; Gaywood Drive, - 

both sides from^Oxford on north to Rudisill on south; South Park Dr ., both sides from 

J_xford on north Rudisill on south; Weisser Park both sides from Oxfor d on north to 

Rudisill on south; Hanna St. both sides from Oxford on north to Rudisill on south; 
Hamilton Ave., both sides from Hanna e ast to Oliver^ 

Contract awarded to John Dehner, Inc. 


Prior approval received August 10, 1982 


EFFECT OF PASSAGE^improvement of Oxford Neighborhood 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $107,439.75 


assigned to COMMITTEE 













































